1G32                            UNIT CONSTRUCTION
Account 9008.01- .......... Condensers ....... --Foundation.
These were plain foundations machine mixed, in the proportions of 1 cement to (> sand and gravel. The vertical surfaces were 100 per cent, formed.
Account 9008.1   Condensers   Cost and Installation.
This covers the cost of 3 Alberger surface condensers and the labor of placing and grouting them in position. Each condenser has 7,600 sq. ft. of surface.
,1 Condensers. ...... ..... .................. ...... ......   $19,430.04
$19,503.55
Account 9008.2   Condensers   Painting. See account 900(5.2
Account 9009' --Jet Condenser   Hot Well Excavation.
This covers the cost of making Hmn.ll excavations For a few piers in red clay with pick and shovels.
Account 9009.01 •• -Jet Condenser   Hot Well Foundation.
This covers a small amount of concrete for piers, hand mixed™ 0 sand and gravel to I cement.
Account 9009.02 - Jet Condenser   Hot Well Supporting Structure and Tank.
This account covers the cost and oroction of 5.711 tons of stool. There wan a quadrangular tower 19 ft. tt in. high, with about 12ft. base, sur-moimtod with a 1C) ft, diameter by H ft. 0 in. high steel tank. It was furnished by the Kansas City Structural Stool Co.
Account 9009.03" Jet Condenser • Cost and Erection.
This covers the* cost of one 2K-in. Alborgor typo "K," barometie jet eomlenwor aiul oreetkm above the tank of account 9009.02.
Account 9009,12 - -Jet Condenser   -Dry Vacuum Pumps.
ThoNi* itir pumps remove the air from the bamtitetie oondonsor and are located in tho power house*. The nmwnt covors tho cost of the material listed bobw ami the labor of erecting tin* name.
Two 15*h.p, «II|J ring motor*, 44(1 volt*, .'I j»!»tHi*»00 i\vt'l«*s, fiOS-ir, p.m.,
with rwawtiuu** ecmtmlltw ____ ...,..,...,     .   ,     ...   .   .,,,.,,,      $739.92
Two HI hy 12 nliigl«-iit!tg« AII«-*rgi*r dry vanitim |niiii|w     ,,,,,.,.,     l,SHK,82 2 oirauit brtmki*r«, .,,,.,.,,..,..,...,,.,,,..,,. ........ ,.,,,,         30.88
Grout, «mblc» (u>n<iult*tK» t«t«, .,,,...,   ,.,.,..,   , ,   , . .   ..,,,..,.       191,99
$2,860.01 oils, colors, dryers, and scaffolds where* neeeBBary were furnished by the company. The money covered by the contract and material used was apportioned to the painting account of the different piecen of machinery on the basis of the time spent on each piece of machinery. Every machine was given one coat of paint, one coat of filler, and two coats of olive-green enamel.nd 1 1 structural steel columns to support the steel beams of the power housit floor* Tim 57 pipe columns were made of 4-in. pipe, with a runt-iron base and capital, and were HO placed  175.07         600.07
